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TENTATIVE  CONSTRUCTION  PROGRAM 


OF    THE 


MONTANA    HIGHWAY    COMMISSION 


FOR 


FISCAL  YEARS   1966,196?   a  1968 


LISTED   BY   FINANCIAL   DISTRICTS 


RECOMMENDED:   JUNE    30,1965 
BY    STATE     HIGHWAY     ENGINEER 


APPROVED;    JUNE    30, .  1 965 
STATE  HIGHWAY  COMMISSION 


£±f&£Zk<4. 


■^^A 


PAUL  M.  JOHNSON 


BY  -£f^9^£^^^£>^ 

ALEX    BLEWEXT,  CHAIRMAN 


COMMISSION 

ALEX  BLEWETT,  CHAIRMAN 
GREAT   FALLS 

S.    N.    HALVORSON,   VICE  CHAIRMAN 
KALISPELL 

JOSEPH    M.    NASS,    MEMBER 
POPLAR 

ARNOLD  M.   SWANSON.    MEMBER 
BOZEMAN 

DALLAS  W.  VAN    DELINDER.    MEMBER 
BILLINGS 

JOHN   D.  WHEELER,  SECRETARY 
HELENA 


MONTANA   HIGHWAY   COMMISSION 


TIM  BABCOCK 
GOVERNOR 


PAUL  M.  JOHNSON 

STATE  HIGHWAY  ENGINEER 


HELENA.      MONTANA 


TO  WHOM  IT  MAY  CONCERN: 


Beginning  in  1962,  the  first  pre-planned  construction  program,encompassing  thrae  fiscal  years^wae 
released  by  the  State  Highway  Commission.  This  is  the  fifth  in  the  series  and  covers  Fiscal  Years  1966, 
1967  and  1968. 

The  value  of  advanced  planning  is  incontestable.  It  determines  the  scope  and  type  of  projects 
that  can  be  constructed  within  budgetary  limits;  it  indicates  the  priority  of  projects  based  on  sufficiency 
research;  it  maintains  the  statutory  financial  limitation  of  each  Financial  District  and  provides  the 
necessary  lead  time  for  the  accomplishment  of  each  phase  of  preconstruction  activity.  The  prudent  expendi- 
ture of  public  funds  and  the  wise  solution  of  complex  engineering  considerations  can  only  be  accomplished 
by  intelligent  planning  well  in  advance  of  actual  construction. 

The  selection  of  the  projects  listed  and  the  tentative  letting  dates  have  been  carefully  analyzed 
by  the  Preconstruction  Engineer,  the  Secondary  Roads  Engineer.,  each  District  Engineer,  the  Deputy  State 
Highway  Engineer  and  the  Project-Control  Manager.   It  has  received  final  approval  of  the  State  Highway 
Engineer  and  the  Highway  Commission.  While  it  must  be  stressed  that  this  tentative  construction  program  is 
not  a  definite  commitment  or  promise  for  the  construction  or  priority  of  any  project,  it  does  constitute  a 
goal  for  the  scheduling  of  operations  within  the  Highway  Department  and  every  effort  will  be  made  to  adhere 
to  it. 


Paul  M.  Johnson  / 
State  Highway  Engineer 


STATE      HIGHWAY      DEPARTMENT 
FINANCIAL  DISTRICT     MAP  OF 

MONTANA 

A         APPROVEJ)  ^ 


\Cn  DISTRICT 
i  \\JJI  NUMBER 


STATE     HIGHWAY    ENGtHEER 

FISCAL  YEAR   ENDING  JUNE  30 


Rtv.  io-iB-45         *tfcV.    i-t-HO 


FLATHEAD,  LINCOLN  &  LAKE 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR        COUNTY 


INTERSTATE 


THE  INTERSTATE  SYSTEM 

DOES 

NOT  ' 

r RAVERS E  THIS  F,D, 

Y 

F-FG  257  (18) 

3.231 

KalisDell-N.Eo 

1 

G„GS9PMS  &  BrSo 

Jul o  65 

66 

Flathead 

F  63  C  ) 

4.7 

6.8 

Ron an -So, 

1 

G .  GS  ,PMS 

Mar,  66 

66 

Lake 

*   F  63  (  ) 

Ronan-No., 

1 

G„GS„PMS 

Mer„  66 

66 

Lake 

**  F  118  (  ) 

0o6 

California  St»„  Libbv 

1 

G.GS.PMS  &  Curb® 

Jan,  67 

67 

Lincoln 

**  F  250  (  ) 

3.7 

Libbv -N.W. 

1 

G„GSt.PM5  &  Curbs 

Jan.  67 

67 

_Liii£oJji 

**  F  330  (  ) 

5o7 

Libbv  East 

1 

GnGSnPMS 

Jan.  67 

..62-. 

Lincoln 

F  100  (  ) 

8o834 

Columbia  Falls-E.  &  W_ 

I 

G.GS.PMS  &  Br. 

Jul.  67 

68 

Flathead 

• 

SEC0N1 

)ARY 

S  404  (  ) 

4„2 

Fov's  Lake  Loop  Road 

1 

GradjE   

0<-S:.  6S 

66 

Flathead 

*  S  306  (  ) 

0„25 

H  St. c  Ronan 

1 

G  GS  PMS 

Mac,  66 

66 

JjjJfO 

*   S  432  (  ) 

4n? 

H  St. r  Ronan 

I 

GrGScPMS 

Ma-r-  66 

fifi 

Lake 

S  404  (  ) 

Foy's  Lake  Loop  Road 

1 

GS . PMS 

-I-Hl  n    66 

.67 

Flathead 

S  424  (  ) 

s.o 

W. Shore  FtAth*»Arf  },*** 

1 

G . GS . PMS 

S«p.  66 

67 

Lake 

. 

, 

_**..**  -  Tied  for  Contract 

FINANCIAL  DISTRICT      1 


GLACIER,  TOOLE,  LIBERTY,  HILL  &  BLAINE 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.  TYPE  OF  WORK 


LETTING   FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 


JJLiwJLs-JEijBdJIflr  CQn,i;,mg£ 

**   -  Tied  for  Contract 


FINANCIAL  DISTRICT   2 


DANIELS,  PHILLIPS,  ROOSEVELT,  SHERIDAN  &  VALLEY 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR        COUNTY 


INTERSTATE 


THE  INTERSTATE  SYSTEM  DOES  NOT  TRAVERSE  THIS  F,D, 

PRIMARfe 

| 

F  142  (9) 

19,550 

Maita-Saco 

4 

G_&  2  BrSo 

Jul, 

65 

66 

Phillips 

F  240  (12) 

14,198 

Poplar- Brockton 

4 

G.GS.PMS 

Aug, 

65 

66 

Roosevelt. 

** 

F  266  (  ) 

0,6 

Scobev,  Main  St, 

4 

G.GSoPMS  &  Curbs 

Nov, 

65 

66 

Daniels 

* 

F  142  (  ) 

9,844 

Maita-Saco  (E,Seci, ) 

4 

G.GS.PMS 

June 

66 

67 

PhillipsUul.Awd.) 

F  142  (  ) 
F  193  (  ) 

17,106 

Maita-Saco  (W.Sect.) 

4 

G,G3„PMS 

June 

66 

67 

PhillipsUul.Awd. ) 

6,5 

Culbertson=No0 

4 

GrGSrPMS  8.  Br, 

Nov  „ 

66 

.  67 

Roosevelt 

FG  253  (  ) 

0,4 

Wolf  Point,  U,  P, 

4 

G.GS.PMS  i  0.  P, 

S*D, 

67 

68 

Roosevelt 

F  152  (  ) 

7,1 

Dodscn-West 

4 

G„GS„PMS  &  Br, 

Sep, 

67 

b8 

Phil  lips 

SECOND* 

kRY 

** 

S  15  (  ) 

7,0 

Poplar- Flaxvi lie 

4 

G.GS.PMS 

Nov, 

65 

66 

Daniels 

* 

S  335  (  ) 

1,0 

Legion  Plunge  Road 

e 

4 

G,GS,FMS 

Jun, 

66 

67 

PhillipsUul.Awd. ) 

S  428  (  ) 

9,4 

Wagner  So, -Malta-East 

4 

G„GS„PMS  &  Br. 

Oct. 

66 

67 

Phillips 

# 

S  387  (  ) 

0,1 

Br,  S,E,  of  Poplar 

4 

Br.  &  Apprs. 

June 

67 

68 

Roosevel t( Jul .Awd. ) 

S  438  I  ) 

10,0 

Froid-East 

4 

G.GS.PMS 

Oct, 

67 

68 

Roosevelt 

S  439  (  ) 

4,0 

Hinsdale-No, 

4 

G,GS„PMS  &  Br, 

Nov, 

67 

68 

Valley 

S  15  (  ) 

7,2 

Poplar- Flaxvi lie 

4 

G„GS,PMS 

Nov  „ 

67 

68 

Daniels 

SMP  1499-65 

«  ~  ^ 

Phillips 

5 

G rav . Cr . -  46 . 000  Tons 

Dec, 

65 

66 

klso   F.D.  5.6,10 

*  -**  .  T-t«  fnr 

C0Ptl7*lrf   .  , 

J 

-  Also  in 

F.D.  4,  Richland 

Co, 

**t 

,, 

FINANCIAL  DISTRICT 


DAWSON,  McCONE,  PRAIRIE,  RICHLAND  &  WIBAUX 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR       COUNTY 


INTERSTATE 


I   94-6    (    )    213 


Gl endive- K.    &   Wf 


I-IG   94-6    (    )    209 


Glemdive-E.    &   W„ 


I-IG   94-5    (    )    173 


8.792      Terrv- Fallon 


F  246    OSi 


F  246    (16) 


F  245   (    ) 


F  245    (    ) 


S   406    (3) 


S    359    (9) 


S    W2   (    ) 


S    128    (     ) 


t     S  352   (    ) 


S    4?Q    (     ) 


PRIMA R 


8.966      Cirele-S.E.    i2nd  Sec.) 
10.240     Glendlve-N.Wo    (Llndsav-So,  )    14 


12o5  GlendiV'e-Sidnevl2.&  3oSecfcs«J  ■   <* 


10.5  Glendivfe-Sidney    (Sidney  So,? 


SECONDARY 


7.156   Fallon-Pine  Unit  Oil  Field   14 


LrakdAififidi^L 


Q-2T4 


fi-n 


Jjgli^^ilSIlg^JliLflBj^ 


Apr.    66 


^^S^Pi^^  StFjL 


Apr.    66 


G.GS.PMS-    RR  OP.    Br-        Mar.    67 


G.GS.FMS   6c  Br. 


July  65 
.Aug*    65_ 


G.GS.PMS   &  Bra, 


Sep.    66 


G?GS.FMS,.Brs.(2&4  LaneiOcv;.    67 


Br.    over  Sand   Creek  Aug, 65 


bo 


bb 


_£L 


bb 
66 


67 
"68° 


.0*1 


.7.0 


Bt.  s„ E.  of  Eflnlac 


S.K.    of   Wolf  -PMnft-Wwafc 


July  6  7 


Dawson 


Dawson 


Prairie 


McCone 

Dawson 

Dawson 


Richland 


Dawson 


RichlandC Jul ;v   Awd.) 
McCortfc  


FINANCIAL  DISTRICT    4 


FERGUS,  GARFIELD  &  PETROLEUM 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES     DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR       COUNTY 


F  157  (   ) 


E   2  56    (     ) 


■EJJfl  (   ? 


!56    (    ) 


INTERSTATE 

THE   INTERSTATE  SYSTEM  DOES   NOT  TRAVERSE  THIS   F.D 


10.222      Miles    City- Jordan 


.9..7g£ Mfl&bjLJ^'daa.. 


10-A MJlag  City- Jordan 

11„859   Sand  Springs- Jordan 


^5^^XM)PX__ 


G.CS.PMS   &  Br 


GrGSrPMS 
GrGS„PMS   &  Bi 


Nov,  67 


^2. 


OK 


68 


Garfield 


Garfield 


FINANCIAL  DISTRICT   5 


CASCADE,  CHOUTEAU,  JUDITH  BASIN,  PONDERA  &  TETON 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


Sheet  1  of  2 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.  TYPE  OF  WORK 


LETTING   FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 


*r  #  -  Tied  for  Contract 


** 


Tied  w/Stickney  Creek- No. SF.D.  7 


FINANCIAL  DISTRICT  6 


BROADWATER ?  JEFFERSON,  LEWIS  &  CLARK 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR        COUNTY 


INTERSTATE 


T-TC    1S-4    (26)    221 


i   is-&  L23J   222 


7nO»7. Craig-Nftn   &  Stu. 

_,...       Craig- No.    &    So. 


*      I-IG    1 S-^    (     )    178 


A.J Montana  cuyJJku-A-Sfl; 


QQ-s  (   j  2sn 


JLi 


Cardwel  1-Wsst. 


JE«GSCFMS  &  SKr&. 


i   qn-s   (    )   26S 
30- 5    (     )    272 

_**_    X-IG  15-4  (    )  22 
)    2 

I    IS- 3    <     )    173 


ZujQ MjH&gan  Canyon  JduUS  2i 

3.1     Ihxae  Fnrka.WPBf 

4    SMckney  CreeK-J^. 

Cardwe  1 1  -  Mi  I,  ,1  sgan  -Capy&n. 
Clancy- tip  n  &  Son        —. , 


I  1S-3  (  )  168 


-i*i 


Jefferson  City- No,  &  So, 


£_Z2  '_± 


2.466   Euclid  Ave.-He.lei 
7.2     East  Helena-S.E, 


2 


F  77  (  ) 


5.0 


East  Helena-SoE. 


SECONDAI 


S  6  (7) 


4,754  Townsend- Canyon  Ferry 


S  6  (  ) 
*  S  412  (  ) 


4,754  Townsend- Canyon  Ferry 
1,0    Mont. City  Conn,  to  I.S, 


S  72  (  ) 


7,0 


Helena-York 


SMP  3999-65 
SMP  0799-65 


Broadwater,  L.&C. .Jefferson 


Lewis  &  Clark 


Jinr   Contract. 


#   -  Tied  w/Three  Forks-East,  F.D,  10 
**  -  Tied  w/ Cascade- North,  F.D.  6 


GS.PMS  &  Strs„ 


-jkUg„n  .  6,5 


MQn   Rimr  BMri&e. 


-AjU|U_6JL 


G. GS.PMS  &  Stt 


^e^__66_ 


G.  GS.PMS  &  Sf.r, 
JL.g&,PMS  &  Strsn 


Aug.  67 
Nov.  67 


G, GS.PMS  &  Strs, 


Apr.  68 


G, GS.PMS  &  Curbs 


Mar.  66 


Gr GS.PMS 


Nov.  66 


G. GS.PMS  &  Br. 


Jan.  68 


Grade 


Aug,  65 


GS  &  PMS 


G. GS.PMS 


July j.J>-6. 
Sep.  66 


G. GS.PMS 


Nov.  67 


gravel  Cr .-82 : , 500  Tons  Sep-y  65_ 


Gravel  Cr. -12, 500  Tons  Oct.  65 


^6_ 


J5&_ 


68 
68 


68 


66_ 
67 


68 


66 


67 


Lewis  &  CJark 


Lewis  &  Clark 


Jefferson 


Lewis  &  Clark 

Jefferson 

Jefferson 


Jefferson 


Lewis  &  Clark 
L&C.Jeffl.Brdwater 


Lewis  &  Clark 


Broadwater 


Broadwater 
Jef f arson 


68 


66 


66 


Lewis  &  Clark 


Also  F.D. 8 


Also  F.D. 6 


FINANCIAL  DISTRICT 


GRANITE,  MINERAL,  MISSOULA,  POWELL,  RAVALLI  &  SANDERS 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


1  of  2 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DIST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR        COUNTY 


INTERSTATE 


FINANCIAL  DISTRICT     8 


GRANITE,  MINERAL,  MISSOULA,  POWELL,  RAVALLI  &  SA 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


Page  2  of  2 


PROJECT  NO. 


MILES     DESIGNATION 


ADM. 

D1ST.  TYPE  OF  WORK 


LETTING  FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 
SECONDARY 


S  224  (  ) 


1.3 


Reserve  St.„  Missoula 


SMP  W)Q-fiS 


Thompson  Falls- Wast 


-pQWall 


\2>   D  WO    | 


&  Br. 


No* 


6S 


RrawJ    Cr.-ft2.SOO   Tons    ftBgg     frS 


66 


JjjL 


Missoula 


Also   F.D.7 


__*-,  ff.  tf#  -  Tiori  fpr  Cnnt-rarr 


F1NANC1AL  DISTRICT   8 


BEAVERHEAD,-,  DEER  LODGE,  MADISON  & 


?ER  BOW 


PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

DiST.    TYPE  OF  WORK 


LETTING     FISCAL 

DATE  YEAR       COUNTY 


INTERSTATE 


FINANCIAL  DISTRICT     9 


GALLATIN s,  MEAGHER,  PARKS  SWEET  GRASS  6,  WHEAT1 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ADM. 

BIST.  TYPE  OF  WORK 


LETTING  FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 


*     I-IG  90-6   (    )   305 


5,467     Bazeman-Ng, Jglde  &  Ease 


#  I-IG  90° 6  (  )  275 
I  90-7  (  )  377 


1,3    Three  Forks -East 
8,961  Grevcliff-Easf 


PRIMA!  .Y 


**  F  60  (  ) 

**   F  239  (  ) 

-JL-f  2?2  (  ) 


11.3    Harlowton°We^< 
3^202 Clvde  Park-Northwest 

.5.636    Wilgall^NQxtlmg^L_. 


Qn660    Main  StJiLsaercftntCojafl., 


F4^(   ) 


_5^L 


Harlowton- South 


-    F  217   (    ) 


5.5  Gardiner- North 


S    2,fi    (    ) 


^^S. 


S    182    (    ) 


7n556- Ma  nhajy^ao  :-£&&£. 


S   14  (    ? 


g  ■  0       .1  aonafaMaxtinadaie-. 


SMP  1499-65 


M&mh&xu^hQMlmid.-, 


*   --   Tied  for  Contract 
**  -   Tiprf  for  Contract 

Tied   w/Threft    Forks-Ws 


GnGS.PCC  &  Strs, 


Seu.    66 


G,GS»PC€  &  Strs. 
G.GS.PMS  &  Strs, 


Apr,    67 


Sep,    67 


6BG9PPMS  . 

^£MS_XHaJLLa£^_  **. 

to   "H»   Ramp) 


La&^_M. 


iLJiS^EMS__ 


—Edia—^jL 


■Ajii-.i„ 


OUSSjaiS-iL-ZJtca- 


JtesL^JiL. 


fiJSS«£M5L 


^XflHa_6S.- 


. .. 


t^^^mLJ^^^^o^QjroQ^msc^ej 


67 


67 


68 


_£L 


££L 


£L__ 


Gallatin 


Gallatin 


Sweet  Grass 


67        Gallatin 


.Wheatland.— 


Eaxk. 


G_aJLLaLiri_. 


FINANCIAL  DISTRICT     lo 
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BIG  HORN,  CARBON,  GOLDEN  VALLEY,  MUSSELSHELL,  STILLWATER,  TREASURE  &  YELLOWSTONE 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


AD^5, 

BIST.  TYPE  OF  WORK 


LETTING  FISCAL 

DATE     YEAR   COUNTY 


I  VQ-9AW  *37  m 


1-lG   90-6    (28)    432 


I   90-8   (26)    451 


I   94-1    (11)   0 


_Z_ 

h,  260     Lockwood-PlnehiH 


INTERSTATE 


_L_L-__ i. 


Huntley-Bal  lantin? 


I-IG  94-1    (    )    L5 


I  9Q-8  (   )   .£5, 


LTL349 iisllantine-Bompe.y  '  a    PJ 

S„7  Pir.fihtll -Pryor   Ct 


I   94-2    (    )    67 


IQnQ        Hy&haaL:i!a&£- 


__ JQ  90- 9   (    )  A89 


fin  I 


Lcdija=ila&fcJk_MasJL. 


F    53    (14)   &   F   230(10) 
F  103  (10? 


___________ ___J_B1MAB3L- . 

8  «  46JI_-_iJLi_tg___^^  Ja 


_JI«--&J_-_L 

_J_cMi__£_____BJLJI— ._^ 

________a_______3___J_5_ 

_Gj_£______jc_- _____**_-  g£ 


JU_iJ-___&£x_-, 

_*J_-J_S..JLILLm- 


3___  _  i__ Yellows-tone 


_GLJ_&_J_^£LJ_SJ___. 
j_J^_______a_ 


JI_i_a     .6,6., 


_______ 


S«_EE-i--_£__i_ 
_*J_J2______ 

^_3-___ 


ft        ^^^liL^S^^tASl.ik^^^^.  SLJLjB,  J».  ■„■■,:,  -„ , fiLpJLfa^— _£_-L  -  ^ 


LSI 

_J______ 


F   U5    (15) 


2^4 


F   296    (    ) 

e  iQ7  an 


258    (     ) 


*      F   ^Q7 


^_oi_9__^2tk.^jL^^JMilim&. 

8.913   Frombqrg-North 

6„6  Brlcjgey-$aufr  h  ,_ 


_j'.:«I'?  ru 


5        GcGScPMSrBr„(Rock  Cr.  )  Aug.    66 


j;.; 


j_L_£»_U_S__Bj___ 

ju___a____u_. 


Sep.    66 


64JJI 


:;__-____a_L, 


___ 


_____i;__i__ 

_n___ 


.6JL__  _XLaa«au:e„ 


Yellowstone 

Musselshell 


Carbon 

_.j7iUJte_L_ 

Carbon 


-  Tied  with  Shawmut-Southeast t  F.D, 


10 


FINANCIAL  DISTRICT  ? 
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HG  HORN, 


9  GOLDEN  VALLEY,,  MOSSELSHELL,  STILLWATER,  TREASURE  &  YELLOWSTONE 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


MILES  DESIGNATION 


ABM. 

I)  I  ST.  TYPE  OF  WORK 


LETTING  FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 
SECONDARY 
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CARTER,  CUSTER,  FALLON,  POWDER  RIVER  &  ROSEBUD 
PROJECTS  GROUPED  BY  FINANCIAL  DISTRICTS 


PROJECT  NO. 


I-IG  94-3  (  )  83 
I-IG  94-3  (  )  105 


F  86  (  ) 
F-FG  86  (  ) 


F  86  (  ) 


MILES  DESIGNATION 


ADM. 

DIST,  TYPE  OF  WORK 


LETTING  FISCAL 

DATE     YEAR   COUNTY 


INTERSTATE 


7.2    Forsyth- West 
9.0    Rosebud- East 


PRIMA 

11.928  Miles  Citv-East  (2nd  Sec.) 
11.730  Baker- Southeast 


10.4    Miles  Citv-East 


G.GS.PMS   &   Strs, 
G,GS,PMS   a   Strs. 


Nov.    67 


JLiiSJ?M£L 

JLd^LJ-WSjJJ  Oct.    66 

June   68 


G.GS.PMS 


JlL 


68 


68 


Rosebud 


Rosebud 


Custer  &  _Fa_l.LQ.n_ 
Fallon 


Custer 
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